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INFO OCT-01 NEA-10 ISO-00 FBO-02 OC-06 CCO-00 /024W 

011228Z 021395/40 

R011033Z lUN 77 
FM AMEMBASSY KUWAIT 
TO SECSTATE WASHDC 8169 
INFO AMCONSUL KARACHI 
AMEMBASSY MUSCAT 


LIMITED OFFICIAL USE KUWAIT 3006 

DEPT EOR A/SY/FO; FBO AND NEA/EX 

KARACHI FOR RSS 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: COUNTER TERRORIST PROJECT/AMEMBASSY MUSCAT 
REE: KUWAIT 1736 (NOTAL) 

1. BASIC PLANS AND SKETCHES HAVE BEEN COMPLETED EOR PROTECTION 
OF PUBLIC ACCESS AREA (FRONT ENTRANCE) AGAINST TERRORIST ATTACK 
AT AMEMBASSY MUSCAT, AS OUTLINED IN PARAGRAPH 7 A - E OF REFTEL. 

2. COST ESTIMATES OBTAINED BY AMEMBASSY MUSCAT EROM TWO CONTRAC- 
TORS ARE AS FOLLOWS: 

A. RECONFIGURATION OF SERVANT'S QUARTERS INTO A NEW CONTROLLED 
ENTRANCE TO THE CHANCERY. CONSTRUCTION AND INSTALLATION OF AN 
ARMOURED GUARD/RECEPTIONIST ENCLOSURE TO INCLUDE LEXGARD AND 
SAEETY GLASS SERVICE WINDOWS (INSULGARD CORP. RM-G TYPE READY 
MOUNT WINDOWS WITH TELLER PASS THRU TRAY), INSPECTION BOX, WALK 
THRU METAL DETECTOR AND ARMOURED CONTROL DOORS AT THE ENTRANCE TO 
THE SERVANT'S QUARTERS AND AT THE NEW INTERIOR CONTROL DOOR 
LIMITED OFFICIAL USE 
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(CUT THRU THE WALL OF THE SERVANT'S QUARTERS TO A SMALL STORE- 
ROOM WHICH LEADS TO THE PRESENT LOBBY). 

ESTIMATE $29,000.00 

B. RELOCATION OF ELECTRICAL DISTRIBUTION SYSTEM EROM THE 
SMALL STOREROOM. 

ESTIMATE $4,000.00 
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C. CONSTRUCTION OF SERVANT'S QUARTERS AND STORAGE AREA TO 
REPLACE THE LOSS OF THE PRESENT EACILITIES. 

ESTIMATE $70,000.00 

D. RELOCATION OE THE EMERGENCY GENERATOR EUEL SUPPLY WITHIN 
THE NEW STOREROOM CONSTRUCTION. 

ESTIMATE $3,000.00 

3. REQUEST THE DEPARTMENT'S AUTHORIZATION TO SOLICIT BIDS EOR 
THESE PROJECTS. TOTAL COST ESTIMATE IS $106,000.00. 

SUTHERLAND 
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